Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Message Text 


PAGE 01 NATO 02933 240542Z 
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ACTION EUR- 12 

INFO OCT-01 ISO-OO CIAE-00 PM-03 INR-07 L-02 ACDA-05 

NSAE-00 PA-01 PRS-01 SP-02 USIA-06 TRSE-00 SAJ-01 
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R 232050Z MAY 75 
FM USMISSION NATO 
TO SECSTATE WASHDC 2020 
INFO SECDEF WASHDC 
CNO WASHDC 

NAVFACENGCOM ALEXANDRIA VA 
LANTDIVNAVFACENGCOM NORFOLK VA 
CINCLANT NORFOLK VA 
OICC KEFLAVIK NAV AIR STA ICELAND 
OICC BERMUDA NAV AIR STA BERMUDA 

CONFIDENTIAL USNATO 2933 

E.O. 11652: GDS 
TAGS: MARR NATO 

SUBJECT: REQUEST FOR ESTIMATED DATE OD COMPLETION (EDC) FOR US 
HOST NATION INFRASTRUCTURE PROJECTS 

REF: SACLANT RECOMMENDED SLICE XXV, NATO INFRASTRUCTURE PROGRAM 

1. IN ORDER TO PREPARE FOR FINAL PUBLICATION OF APPROVED SACLANT 
SLICE XXV, SACLANT REP EUR HAS REQUESTED US CONFIRMATION ON 
AMENDMENT OF DATES IN REFERENCE FOR COMPLETION OF PROJECTS FOR 
WHICH US IS HOST NATION. PROJECTS ARE SERIAL 3, KEFLAVIK AIRCRAFT 
SHOPS, WITH EDC OF 22 MONTHS AFTER SLICE APPROVAL AND SERIAL 

6, AUWC, BERMUDA, WITH EDC OF 30 JUNE 75. 

2. RQUEST REPLY BY 30 MAY 75 IF POSSIBLE. BRUCE 
CONFIDENTIAL 
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